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Message Text 


UNCLASSIFIED 

PAGE 01 ADDIS 09775 161552Z 
47 

ACTION FBO-08 

INFO OCT-01 AF-05 ISO-OO A-01 /015 W 

093894 

R 161424Z AUG 74 
FM AMEMBASSY ADDIS ABABA 
TO SECSTATE WASHDC 0612 

UNCLAS ADDIS ABABA 9775 

FOR: FBO 

AF/EX FOR DAY 

E.O. 11652: N/A 
TAGS: ABLD, ET 

SUBJECT: WAREHOUSE/OFFICE CONSTRUCTION 

TO DATE POST HAS NOT RECEIVED REVISED DRAWINGS OF ROOF TRUSSES. 
EXTENDED DELAY WILL CERTAINLY CAUSE INCREASED PROCUREMENT COSTS 
AND ULTIMATELY COST OVER-RUNS IN CONNECTION WITH THE WAREHOUSE/ 
OFFICE COMPLEX. 

PLEASE ADVISE WHEN WE CAN EXPECT REVISED PLANS AS WELL AS 
SPECIFICATIONS WHICH WERE FORWARDED TO YOUR OFFICE IN FEBRUARY, 
1974. 

WYMAN 


UNCLASSIFIED 


NNN 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 16 AUG 1974 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1974ADDIS09775 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D740226-0295 
From: ADDIS ABABA 

Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1974/newtext/t19740843/aaaabkil.tel 

Line Count: 40 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION FBO 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 1 

Previous Channel Indicators: 

Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: n/a 

Review Action: RELEASED, APPROVED 
Review Authority: martinjw 
Review Comment: n/a 
Review Content Flags: 

Review Date: 1 1 MAR 2002 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <1 1 MAR 2002 by reddocgw>; APPROVED <23 JAN 2003 by martinjw> 

Review Markings: 

Declassified/Released 
US Department of State 
EO Systematic Review 
30 JUN 2005 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: WAREHOUSE/OFFICE CONSTRUCTION TO DATE POST HAS NOT RECEIVED REVISED DRAWINGS OF ROOF TRUSSES. 
TAGS: ABLD, ET 
To: STATE 
Type: TE 
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